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Message Text 



UNCLASSIFIED 

PAGE 01 SOFIA 01074 180844Z 

15 

ACTION EUR-06 

INFO OCT-01 ADP-00 RSR-01 RSC-01 /009 W 

121903 

R 180747Z AUG 73 
FM AMEMBASSY SOFIA 
TO USIA WASHDC 
INFO SECSTATE WASHDC 6884 

UNCLAS SOFIA 1074 

E.O. 11652: N/A 
TAGS: BEXP, BU, US 

SUBJECT: PLOVDIV FAIR: PROGRESS REPORT 
USIA FOR ICS/ED ASHWORTH 

1. EXHIBIT CONSTRUCTION MATERIAL ARRIVED AUGUST 15 
IN THREE TRUCKS. HAVE FULL ITALIAN CREW. OFFICES WILL 
BE COMPLETED AUGUST 19 WITH PROJECTED DATE COMPLETION 
DOME EXHIBIT CONSTRUCTION AUGUST 30. 

2. EXTERIOR CEMENT. SHRUBS, GRASS IN PLACE. 

3. SALONIKI FREIGHT FORWARDER STATES S.S. AKRA RION 

HAS NOT UNLOADED PIRAEUS CONTRARY YOUR CABLE. REQUEST 
TRACE. SHIPMENT OFF S.S. ITALIA DUE PLOVDIV AUGUST 20. 

4. OPENING DAY NOW SEPTEMBER TWO WITH AMERICA DAY 
SEPTEMBER THREE. 

BATJER 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 18 AUG 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973SOFIA01074 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: SOFIA 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730829/aaaaavaf.tel 

Line Count: 45 
Locator: TEXT ON-LINE 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: kellerpr 
Review Comment: n/a 
Review Content Flags: 

Review Date: 14 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <14-Dec-2001 by reddocgw>; APPROVED <28-Dec-2001 by kellerpr> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: PLOVDIV FAIR: PROGRESS REPORT USIA FOR ICS/ED ASHWORTH 
TAGS: BEXP, BU, US 
To: USIA 
Type: TE 
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